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1* On. 7 HoTember Minister of MlneraX InduBtries 21sofin7ec! inau^nrated production 
at the tiew fo-undry at Dunapentele (Satalinv^os) . It was planned that the 
tadustrial huildings should he finished hy 'the end of 1951 so that installation 
of roachinery could begin in January 1952* It seems likely theit the buildings . 
really will be ready for installation of machinery in the sx^rlng of 1952. 

2^ ConEstructlon of the workers'* g.uarters had to be slowed down tlxree times for 
lack of construction materials^, particularly cement. 

3- !Che industrial buildings will haye a total cubic content of 2 ^ 900^000 cubic 
meters, The foundry and rolling mill alone will have 1,800,000 cubic meters. 

4* Buildrlngs now completed are the mineral torref action plant ( er ep5rk8ld ) , the 
foundry, the boiler works, and machine room no. 1. Installation of machinery 
in this machine room has been couple ted. Sixteen diverse machines axid two 
loading cranes were installed. About 100 boxes of machinery of Russian produc-. 
tlon, which were Originally intended ' for ' the automobile factory at Csepel, were alsc 
provided for this hall. 


5» Also completed are; a steam forging press installation of 150 tons| the 
laboratory for inspection of- materials | a water reservoir with hydraulic 
machinery, having a capacity of 12^500 cubic meters^' two Martin furnaces | 
two foundry buildi.ngs^ a bath houses a transformer (built in brick) with 
a capacity of 100,000 volts (the internal Installations were made by the 
GanK electrical industries concern) . 


6. Beside having its own electric power plant, Dunapentele is to be connected 

by a 64 km. cross -^country line with the Inota power plant. After construction 
of the Dunapentele power plant is complete, it will have 12 boilers, which 
will use coal dust for fuel, and which, with 12 turbo-^generators, will bring 
the annual production to 8G million watts, 
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7^ pK'incipal shafts for the tixrh a -generators T^rere shipped in Octoher from 

the steel plant at Dic^sgyBr, 

8* Cone truct ion wx’k is completed on the r|,ilway station iMlthin the factory zona^ 
including the huildlngs^ security measures^ switches, and loading ramps. !I?he 
platform is long enough for loading 100 axles at a timeo l?he Industrial plat* 
form and that in the new housing zone in the "new city^ are connected with 
Dunapentele station hy a spur 11.3 hm. long. 

9 . Other huildings completed are; a four*story house for the offices of the 
dlreetor j three three -story huildings to he used, as workshops j a reservoir 
with, a capacity of 2,000 cuhic meters | a ^building for the mess and for changing 
elothesi an infirmary with forty hedsj a culture house with mDVies; a hakeiry. 

In the new city on sketch) there axe four apartment houses, four stori^es . 
each. In modern style, with 80 apartments for families in each| and seven 
si.milar htiilding^ under construction and to he finished during the winter 
{l 951 - 5 ct). Work is being hastened on those latter buildings. 

10. Tm total number of workers at Bunapentele is now about 10,000.* About 6,000 
of the workers are still lodged in sheds of the worst construction with no 
heat or sanitary installations. 

Ho The river port at Bunapentele is connected with the industz’ial installations 
by a concrete road 12 meters wide and by a railway spur of standard gauge. 
Opposite the port on the island called Kavcsos sziget the land has been 
cleared and single -story depots will be constructed. 

12 .i All Hiangarlan Industry has been ordered to furnish machinery and other 
materials for Ikmapentele as fast as possible. 

iilamvasutl Budapest (Machinery factory Oit the Hungarian State Railways ) 

has on order and has furnished in part; three complete sluice installations 
for the dam at the water works with compression pumps, filter for the 
water, ^d with a conaplete' water pump insta,llatlon for the boiler at the electric 
power plant I a filter for conducting the water to the boiler | an air -compressor 
with gasoline motor; a water pump for the towers for softening the water; 
eight ^ype 375 locomotives for traffic in the industrial zone; three oxygen 
compressors; 20 coir^ression bellows for firing the boiler; three eom^ressors 
for the grinders; iB loading cranes, of which the motors were provided by. the 
Ganz Electrical Coispany. 

Dlc5sgyBri Vasgy^ (iron industry) has furnished or is furnishing: rails for 
connecting the railway station with the factory, the port, and the new city; 

2,000 tons of industrial rails for the inner area and the inner Installations 
of the locomotive depot; six foundi;*y boilers with complete accessories (furnished 
during October); 12 principal shafts for the turbo -generators at the electric 
power plant. 

Borsod Laminating Factory ; 200 tons of laminated materials. 

PestszentlBrine Hengermu (rolling mill); 200 tons of laminated materials and 
2 tons of special steel for tools. 

R^osi Pipe Factory has already furnished; 30 tons of soldered steel pipes of 
various sizes. 
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Elektromos Gt^pgy^ (electrical machinee factory); two gas ovens for making 
molds o 

V5r5s Cslllag (Red Star) — formerly the IstTgfii R5ck Factory; three sluice 
installations with accessories o 

Gan^ Vaggongydr ; special railTfay freight cars for coal and minerals | a 
water pump installation with filter for the cooling towers; a complete rolling 
mill for the steel factory with shunting machines o 

R5ssemann Harmatta : six accessory installations with shunting rollers for 
the rlhhon extraction. 

Gc^pkereskedelml Nemzetl Vallalat (national commerce machinery works): 30 
' ■ electric motors of 1,5 to 6 HP'. 

Standard Mlivek (electrical industry); one telephone exchange for 100 telephone 
connections, and one automatic exchange for 700 telephones » 

Szellozo Mlivek Technlkai Hemzeti Vallalat ; 200 ventilators of various capacities 
one cooling installation for the foundry; an air-conditioning unit for the 
telephone exchange , 

13 » The hydro-electric plant was to begin furnishing energy for the factories and 
hDu.ses at the end of 1951o Production in machine room 1 was to hegln in 
January 1952. Locomotive production is to hegln in summer 1952. The electric 
power plant at Inota^ which began operation in October 195T> furnish 

electric power for Dunapentele as well as for the aluminum plant at V^rpalota, 


Legend to the attached sketch; 

lo Smeltery • 

Fomdry, , 

3 9 Foundry.sfeQpw 
Machine shop, 

5, Forge and boiler shopb 

6, Steam forging press o 

To Railway industrial platformo 

8, Depots, 

9, Two Martin blast furnaces. 

10, Physics laboratory. 

11 o Water reservoir with 12,500 cubic meter capacity, 

12, Transformer, 

13 . Depot for metals . 

1^. Depot for coal, 

15. Rolling mill, 

16. Water reservoir with 2,000 cubic meter capacity. 

17 o Director’s building, 

18. Culture and movie house. 

19. Three -story workshops. 

20. Depot for the locomotives at the works. 

Ao Rew workers’ quarters, 

B, Port. 

Co ’’Kavicsos Szlget” - gravel island, 

D, Central electric plant, 

Eo Railway station for the town. 

25X1 A * I I Comment ; This estimate seems considerably too low. 
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